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MEMORANDUM FOR THE REC Orr: 
SUBJECT 3 Meeting with Colonel Geary Regarding Action 


Items Requiring AFCIG-5 Support 


i. Ata 2:30 meeting on Tuesday, 10 April action items requiring 
AFCIG-5 sepport were reviewed and the followisg agresment reached. 


& Concerniag the {uel problem Colonel ry assured 
members of DPI that the present coatract with 25X1A 
Company only covered in scope the developm eut of the faust 
to meat specifications required by the J-58 engine. Once the 
contract was completed and we understeed the specifications 
of the fuel and ite bandiing problems, then procurement of 
belk fuel couid be opened to competitive bidding te all companies 
meeting specifications required. 


b. ln order to keap other companies interested ta perfecting 
aad exceeding specifications required of the fuel, Colonel 
Geary agreed that some lacentive or formal indicators should 
be given te other companies to excourage them to coatinae with 
the fuel until competitive bide cac be received. 


¢. Colonel Geary agreed that sometime within the next 
two weeks be will check through Air force chansels te determine 
if there are additional Air Force seeds for the OX< A%4 fuel. 


é, There wae considerable discussion concerning steps to be 
taken to avoid contaminated fual reaching the OXCART vehicle. Colonel 


Geary d that every thirty days fael samples will be taken from the 
aw to Pratt Whitney, “right Patterson, the Bureau of 
Standards aad for independent anaiysis of the fuel. 


Pwel eamplings will be teken from the tranepert tankers, storage tanks 
and hydrants at the readinses pad in order to pinpoint location of bad 
fuel shovid any contamination occur. 
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| 25X1A 

25X1A "3. Colonel Geary indicated a - 
| [ wenid taepect stovage facilities immediately spou 25X1A 
: fetare fvem thete tsp o[ SS) Codenal Gensy acensed 25X1A 
Colonel Beerii that he wouid get fueliete[ ss frenever 25X1A 


| operstional requirements dictated, eves if lf required fiying the tual iate 
those daaes via Air Farce tasker, 


4. Colonel Geary agreed with the aeed for « jet tanker te be 

aes located, | and indicated that he would request the Alr Force for 

25X1A sturbe-fan by 1 Jaly i962 te beeesd| fer approximately 96 
daya, 

— 25X1A 

25X1A § CL dastated that there were ao dual contro! ¥-(0i's 

| available fer assigumen({ == (‘s| «The four or five presently in the 

Ate Force laventory are located at Shaw Air Force Base and are required 

| for F-10901 training. wae anaaimously agreed thal car requiremest for 

O5K1A « dual contre! ¢-101 would not outweigh the training prierity. [| 25X1A 

[  jadteated that te convert 2 sermal Fr-i6! te dual contre! would 

take appreximateiy six moaths and £206, 306. 


25X1A 6 Colonel Geary agreed that maintenance for the (1-435 selicogter 


wenuld be dea at oe alee aseured us that he 


25X1A weald arrange w for the visit of Materiel :taif 

| personnel ta discues fleid matatenance for 7.101 B's by Tuesday, 17 April. 

25K1A 7. Ke alee elated that he weuld attempt te acqaire farther inferma- 
| tion coucerning the[ ean. 

&. ite agreed te ask CAC fer twe U-2's - one af which would he 

modified with the J-75 enging tor retention by CIA, and the secoad to be 


used in pole test and eo forth aad to be returned te {AC upen the 
| completion of car requirement. 


| = 
| 25X1A 


aeCal Te or, 
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